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FEDERAL  BUREAU  OF  INVESTIGATION 
Supplement  1 to  Task  Order 

(U)  INTRODUCTION 

( ' ^This  purpose  of  this  paper  is  to  request  the  vendor  to  provide  Rough  Order  of  Magnitude  (ROM) 
estimate  for  additional  requirements  for  providing  engineering  services  for  the  development  of 
products  described  in  the  original  Statement  of  Work  in  the|  I Task  Order.  The  following , 

shall  provide  an  overall  description  of  the  additional  requirements  not  addressed  in  the  original 
Statement  of  Work  in  thj  ~|Task  Order. 

(U)  DESCRIPTION  OF  REQUIREMENTS 

(U)  Specifically,  the  FBI  is  requesting  the  vendor  to  provide  ROM  estimate  for  developing, 

productizing,  and  delivering  additional  functionality  to  the  ‘‘architecture”  or  SYSTEM  that  was 
previously  proposed  in  the|  [Task  Order.  No  changes  shall  be  made  to  the  previously 

agreed  upoj  [Tasking,,  the  enhancement  below  shall  be  provided  as  an  addition  to  the 

original  requirement. 


(S). 
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ALl  IMFORMATIOl  COITAIHID 

HEEEIM  IS  D1JCLA33IFIED 

DATE  10-12-2012  BY  65179  DlH/rs 

U.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 


19  August  2011 


Please  find  enclosed  a copy  of  the  Statement  of  Work  (SOW)  for  engineering  services 
developed  by  the  Federal  Bureau  of  Investigation  (FBI).  The  FBI  is  interested  in  obtaining  a 
proposal  for  this  new  task  to  be  performed  in  accordance  with  the  subject  Contract.  Contractor 
technical  and  cost  proposals  to  support  tasking  as  set  forth  in  the  SOW.  Labor  rates 
and  similar  costs  were  agreed  upon  at  the  award  of  the  Contract,  as  a result,  the  Cost  Proposal 
shall  be  reflective  of  this.  Estimates  of  hours  per  labor  category  are  required  at  a minimum.  This 
SOW  provides  for  an  intended  new  Task  Order  under  the  existing)  [contract;  therefore, 

the  FBI  does  not  intend  to  reimburse  the  Offeror  for  any  costs  incurred  in  preparing  a proposal. 


If  there  are  any  question  regarding  this  SOW  please  submit  them  to  my  office  within  the 
next  five  (5)  business  days.  It  is  therefore  requested  that  your  company  review  the  enclosed 
SOW  and  if  the  proposed  contract  vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and 
technical  proposal  should  be  submitted  in  accordance  with  the  terms  and  conditions  of  the  FBI's 
Contract  prior  to  but  no  later  than  September  6, 201 1 at  1 :00  PM  EST.  Unclassified  proposals 
maybe  email  to|  [The  FBI  intends  to  award  this  requirement  with 

current  year  funding.  Award  is  contingent  upon  receipt  of  these  funds. 

O Should  you  have  any  questions  concerning  this  inatter,  please  contact  me  at 
esponse  may  be  faxed  to  secure  faxj  | 

Sincerely, 
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Contracting  Officer 


Attached:  Statement  of  Work  foi 


Tasking 
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STATEMENT  OF  WORK  ALL  IMFOPIIATIOH  COHTAIHED 


HEREIN  IS  OTCLASSirill) 

PATE  10-12-2012  BY  65179  DIDi/rs 


1 (U//LES)  SCOPE 

1.1  (U//LES)  Task  Overview 


1.2  (U)  Task  Deliverables 

• (U)  Weekly  Status  Report  (See  Section  3.3) 

• (U)  Monthly  Program  Review  (See  Section  3.3) 


• (U)  System  Testing  Plan  (See  Section  3.2) 

• (U)  System  Demonstration  at  contractor  facility  (See  Section  3.2) 

• (U) 

1.3  (U//LES)  Sub  Task  1 

(U)  The  vendor  shall  perform  analysis,  modeling,  and  testing  to  verify  the 
capability  ofthe|  [This 

requirement  shall  include  the  followina: 


d)  (U)  The  work  performed  In  thrs  task  shall  include  engineering  and 
prototyping  mechanical  housings  to  result  in  the  integration  of 
electrical  and  mechanical  improvements  into  a single  package. 
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1.4  (U//LES)  Sub  Task  2 

(U//LES)  The  vendor  shall  produce  a I [that 

demonstrates!  | 

I I I his  requirement  shall  include: 

a) 

b3 

.fo7E 

b) 

c)  (U|  I he  pertormance  specmcations  ot  developments  under  this  task 

shall  be  in  accordance  withj  | 


2 (U//LES)  Sub  Task  Milestones  and  Requirements 
2.1  (U//LES)  Sub  Task  Milestones 

• (U)  The  initial  kick  off  meeting  shall  be  held  no  later  than  30  days  after 
contract  award. 

• (U)  A Preliminary  design  review  shall  be  held  2 months  after  contract 
award.  The  vendor  shall  deliver  a PDR  report  to  the  Contracting  Officer’s 
Technical  Representative  (COTR)  no  later  than  2 weeks  after  completion 
of  the  meeting. 

• (U)  A Critical  design  review  shall  be  held  6 months  after  contract  award. 

The  vendor  shall  deliver  a CDR  report  to  the  COTR  no  later  than  2 weeks 
after  completion  of  the  meeting. 

• (U//LESI  The  vendor  shall  conduct  a demonstration  / user  acceptance  test 

the|  [to  the  COTR  and  approved  government  attendees. 

The  vendor  shall  deliver  a full  report  of  the  conduct  of  the  test  and  user 
acceptance/rejection  with  a mitigation  plan  in  the  case  of  COTR  rejection. 

Testing  shall  be  conducted  no  later  than  2 weeks  prior  to  the  end  of  the 

period  of  performance.  b3 

• (U)  The  vendor  shall  deliver  an  acceptance  test  plan  to  the  COTR  2 
weeks  prior  to  the  demonstration  / user  acceptance  test. 

• (U//LES)  The  vendor  shall  deliver  to  the  COTR  a report  of  analysis. 

modeling  and  testing  that  verifies  the  capability  of  thej  j 

I \ This  report  shall  not  be  an 

assemblage  of  power  point  slides,  although  their  use  in  support  of  written 
narrative  is  acceptable.  This  report  shall  be  due  at  the  end  of  the  period  of 
performance. 

• (U)  Transition  of  deliverables  shall  be  coordinated  with  the  COTR  at  the 
end  of  the  period  of  performance. 
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2.2  (U)  Sub  Task  Requirements 

• (U)  The  vendor  shall  provide  personnel  with  the  requisite  knowledge, 
technical  background  and  skills  to  successfully  complete  the  tasks 
described  in  this  SOW.  These  qualities  shall  include  but  are  not  limited  to: 
o 
o 
o 
o 
o 

3 (U)  Requirements 


3.1  Security  Standards  and  Regulations 

(U)  Refer  to  | [Statement  of  Work  section  2.3  for  guidance. 

(U)  SECURITY  STATEMENT:  This  program,  all  documentation,  ail  associations,  all  stated 
and  implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements. 

Any  breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 
information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program  bs 

information  as  agreed  upon  by  the  COTR.  t>7E 


3.2  (U)  Contractor  Furnished  Documentation 

(U)  PDR  report  (as  described  in  Section  2) 

(U)  CDR  report  (as  described  in  Section  2) 

(U)  Final  report  of  analysis,  modeling  and  testing  (as  described  in  Section  2) 
(U)  Refer  tol  I Statement  of  Work  section  2.6  for  any 

additional  documentation  not  explicitly  stated  in  this  SOW. 

3.3  (U)  Status  Reporting 

(U)  Refer  to  r ~|  Statement  of  Work  Section  3.3  for 

guidance 


3.4  (U)  Formal  Meetings 


(U)  Refer  to|  |Statement  of  Work  Section  3.4  for 

guidance 
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3.5  (U)  Government  Furnished  Equipment 

(U)  The  government  does  not  anticipate  the  need  for  any  Government  Furnished 
Equipment  (GFE)  on  this  task.  However,  if  the  purchase  of  equipment  is  required 
the  vendor  shall  obtain  written  authorization  from  the  government  Contracting 
Officer  prior  to  any  individual  purchase  equal  to  or  exceeding  $50,000.00.  The 
Contracting  Officer  may  lower  or  raise  the  $50,000.00  threshold  at  his/her 
discretion.  If  the  CO  and  COTR  approve  such  a purchase  the  item  shall  become 
property  of  the  government,  and  as  such  will  be  maintained  in  accordance  to 
currently  existing  property  accountability  procedures.  The  COTR  will  determine 
final  disposition  of  any  such  items  at  the  end  of  the  period  of  performance  of  this 
task. 


3.6  (U)  Period  of  Performance 

(U)  The  vendor  shall  propose  the  most  efficient  and  cost  effective  schedule  to 
complete  this  requirement  for  government  consideration.  All  deliverables  and 
milestones  are  expected  to  be  proposed  at  their  specified  date  in  the  above 
deliverable  / milestone  schedule  or  otherwise  adjusted  by  the  vendor  and  justified. 
Based  on  the  needs  of  the  government  and  complexity  of  the  requirement,  the 
government  recommends  a period  no  longer  than  12  months.  This  recommended 
period  includes  90  days  to  allow  for  review,  preparation  and  submission  of 
deliverables  and  closeout  activities  by  government  personnel. 

3.7  (U)  Place  of  Performance 


(U)  The  vendor  shall  perform  all  work  under  this  task  at  the  vendor’s  facilities. 
Therefore  the  government  expects  no  travel  charges. 

4 (U)  Contact  Information 

4.1  (U)  Government  Points  of  Contact 


• Contracting  Officer 


Federal  Bureau  of  Investigation 
Headquarters:  Room  6853 
935  Pennsylvania  Ave.  NW 
Washington.  DC  20535 


• Contracting  Officer’s  Technical  Representative 


ERF.  Bldg  27958A 
Quantico.  VA  22135 
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STATEMENT  OF  WORK  AIL  IHFORHATIOII  COIT-AII.IEI) 

HEREIN  IS  TI5ICLIS3IFIED 

1 Tfc  DATE  10-12-2012  BY  65179  UHH/i 

I Program 


lask  Order  1 Rev 

(U//LES)  SCOPE 


1 .1  (U//LES)  Task  Overview ^ 

(U//LES)  The  objective  of  thel  [task  will  be  to  modify  and  or  adapt  b3 

the|  I systems  to  support 

investigators  in] J 


• (U)  Weekly  Status  Report  (See  Section  3.3) 

• (U)  System  Demonstration  at  contractor  facility  (See  Section  3.2) 

• (U)  Final  Technical  Summary  Report  (See  Section  3.2) 

• (U| 


1.3  (U//LES)  Sub  Task  1 

(U)  The  vendor  phalLperform  analysis,  mpdelinq.  and  testing  \q  verify  the 

capability  of  thel I This 

requirement  shall  include  the  following: 


a) 


b) 


c) 


d)  (U)  The  work  performed  in  this  task  shall  include  engineering  and 
. prototyping  mechanical  housings  to  result  in  the  integration  of 

electrical  and  mechanical  improvements  into  a single  package. 

e)  (U)  The  work  performed  under  this  task  shall  serve  as  the  basis  for  a 

I I It  shall  leverage 
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1.4  (U//LES)  Sub  Task  2 

(U//LES)  The  vendor  shall  produce  d 
demonstrates! 

This  requirement  shall  include: 


c)  (U)  The  performance  specifications  of  developments  under  this  t 
shall  be  in  accordance  with!  I 

1.5  (U//LES)  Sub  Task  3 

(U//LES)  The  vendor  shall  provide  a proof  of  concept  implementation  of  an[_ 


a)  (U//LES)The| deyglppgd  Mn<;iQr  this  task  shall  provide ^ 

everything  necessary  for| 

.on  government  owned  equipment 

b)  (U)  Work  under  this  task  shall  build  on  prior  experience  and  research 
gained  on  vendor  I RAD. 

c)  (U)  The  development  requirements  shall  be  in  accordance  to  the 

eventual  use  of  this  I I 


2 (U//LES)  Sub  Task  Milestones  and  Requirements 
2.1  (U//LES)  Sub  Task  Milestones 


(U)  The  initial  kick  off  meeting  shall  be  held  no  later  than  30  days  after 

contract  award.  

(U//LES)  The  vendor  shall  conduct  a demonstration  of  thej 
to  the  COTR  and  approved  government  attendees.  The  vendor  shall 
deliver  a full  report  of  the  conduct  of  the  test  with  a future 
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mitigation/milestone  plan  based  on  the  test  results  and  follow  on  work  to 
productize.  Testing  shall  be  conducted  no  later  than  2 weeks  prior  to  the 
end  of  the  period  of  performance. 

• (U//LES)  The  vendor  shall  deliver  to  the  COTR  a report  of  analysis, 

modeling  and  testing  that  verifies  the  capability  ofthel  ^ I 

I [This  report  shall  not  be  an 

assemblage  of  power  point  slides,  although  their  use  in  support  of  written 
narrative  is  acceptable.  This  report  shall  be  due  at  the  end  of  the  period  of 
performance. 

• (U)  Transition  of  deliverables  shall  be  coordinated  with  the  COTR  at  the 
end  of  the  period  of  performance. 


2.2  (U)  Sub  Task  Requirements 


• (U)  The  vendor  shall  provide  personnel  with  the  requisite  knowledge, 
technical  background  and  skills  to  successfully  complete  the  tasks 


3 (U)  Requirements 


3.1  Security  Standards  and  Regulations 


(U)  Refer  to 


Statement  of  Work  section  2.3  for  guidance. 


(U)  SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated 
and  implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements. 
Any  breech  of  security  will  result  in  Immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 
information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 


3.2  (U)  Contractor  Furnished  Documentation 

(U)  Final  report  of  analysis,  modeling  and  testing  (as  described  in  Section  2) 
(U)  Refer  to  I I Statement  of  Work  section  2.6  for  any 

additional  documentation  not  expJicitly  stated  in  this  SOW. 

3.3  (U)  Status  Reporting 
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(U)  Refer  to|  Statement  of  Work  Section  3.3  for 

guidance 


3.4  (U)  Formal  Meetings 

statement  of  Work  Section  3.4  for 


3.5  (U)  Government  Furnished  Equipment 

(U)  The  government  does  not  anticipate  the  need  for  any  Government  Furnished 
Equipment  on  this  task.  However,  if  the  additional  purchase  of  equipment  is 
required  the  vendor  shall  obtain  written  authorization  from  the  government 
Contracting  Officer  prior  to  any  individual  purchase  equal  to  or  exceeding 
$50,000.00.  The  Contracting  Officer  may  lower  or  raise  the  $50,000.00  threshold 
at  his/her  discretion.  If  the  CO  and  COTR  approve  such  a purchase  the  item  shall 
become  property  of  the  government,  and  as  such  will  be  maintained  in 
accordance  to  currently  existing  property  accountability  procedures.  The  COTR 
will  determine  final  disposition  of  any  such  items  at  the  end  of  the  period  of 
performance  of  this  task. 


(U)  Refer  to 


3.6  (U)  Period  of  Performance 

(U)  The  vendor  shall  propose  the  most  efficient  and  cost  effective  schedule  to 
complete  this  requirement  for  government  consideration.  All  deliverables  and 
milestones  are  expected  to  be  proposed  at  their  specified  date  in  the  above 
deliverable  / milestone  schedule  or  otherwise  adjusted  by  the  vendor  and  justified. 
Based  on  the  needs  of  the  government  and  complexity  of  the  requirement,  the 
government  recommends  a period  no  longer  than  12  months.  This  recommended 
period  includes  90  days  to  allow  for  review,  preparation  and  submission  of 
deliverables  and  closeout  activities  by  government  personnel. 

3.7  (U)  Place  of  Performance 

(U)  The  vendor  shall  perforrn  all  work  under  this  task  at  the  vendor’s  facilities. 
Therefore  the  government  expects  no  travel  charges. 

4 (U)  Contact  Information 

4.1  (U)  Government  Points  of  Contact 


Contracting  Officer 


hederal  Bureau  of  Investigation 
Headquarters;  Room  6853 
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935  Pennsylvania  Ave.  NW 
Washington,  DC  20535 


• Contracting  Officer’s  Technicat  Representative 

ERF  Bldg  27958^ 

Quantico,  VA  22135 
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STATEMENT  OF  WORK  ALL  INFOraiATIOl  COHTAIIED 


1 (U//LES)  SCOPE 

1.1  (U//LES)  Task  Overview 


1.2  (U)  Task  Deliverables 

• (U)  Weekly  Status  Report  (See  Section  3.3) 

• (U)  Monthly  Program  Review  (See  Section  3.3) 

• (U)  System  Testing  Plan  (See  Section  3.2) 

• (U)  System  Demonstration  at  contractor  facility  (See  Section  3.2) 


• (U) 

Final  Technical  Summary  Report  (See  Section  3.2) 

• H 

1.3  (U//LES)  Sub  Task  1 

(U)  The  vendor  shall  perform  analysis,  n 
capability  of  the| 

requirement  shall  include  the  following: 


a) 

b) 



d) 

(U)  The  work  performetfThTfiTs  task  shall  include  engineering  and 
prototyping  mechanical  housings  to  result  in  the  integration  of 

electrical  and  mechanical  improvements  into  a single  package. 
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1.4  (U)  Sub  Task  2 


c)  (U)  The  performance  specifications  of  developments  under  this  task 
shall  be  in  accordance  with|  | 


2 (U)  Sub  Task  Milestones  and  Requirements 
2.1  (U)  Sub  Task  Milestones 

• (U)  The  initial  kick  off  meeting  shall  be  held  no  later  than  30  days  after 

contract  award. 

• (U)  A Preliminary  design  review  shall  be  held  2 months  after  contract 
award.  The  vendor  shall  deliver  a PDR  report  to  the  Contracting.  Officer’s 
Technical  Representative  (COTR)  no  later  than  2 weeks  after  completion 
of  the  meeting. 

• (U)  A Critical  design  review  shall  be  held  6 months  after  contract  award. 

The  vendor  shall  deliver  a CDR  report  to  the  COTR  no  later  than  2 weeks 

after  completion  of  the  meeting. 

• (U)  The  vendor  shall  conduct  a demonstration  / user  acceptance  test  of 

the|  |to  the  COTR  and  approved  government  attendees.  The 

vendor  shall  deliver  a full  report  of  the  conduct  of  the  test  and  user 
acceptance/rejection  with  a mitigation  plan  in  the  case  of  COTR  rejection. 

Testing  shall  be  conducted  no  later  than  2 weeks  prior  to  the  end  of  the 

period  of  performance.  b3 

• (U)  The  vendor  shall  deliver  an  acceptance  test  plan  to  the  COTR  2 ^ 

weeks  prior  to  the  demonstration  / user  acceptance  test. 

• (U)  The  vendor  shall  deliver  to  the  COTR  a report  of  analysis,  modeling 

and  testing  that  verifies  tha  canahnity  of  the|  | 

I [This  report  shall  not  be  an  assemblage 

of  power  point  slides,  although  their  use  in  support  of  written  narrative  is 
acceptable.  This  report  shall  be  due  at  the  end  of  the  period  of 
performance. 

• (U)  Transition  of  deliverables  shall  be  coordinated  with  the  COTR  at  the 
end  of  the  period  of  performance. 


2.2  (U)  Sub  Task  Requirements 
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• (U)  The  vendor  shall  provide  personnel  with  the  requisite  knowledge, 
technical  background  and  skills  to  successfully  complete  the  tasks 


descri 

o 

Ded  in  this  SOW.  These  aualities  shall  include  but  are  not  limited  to:  I 

o 

b3 

o 

b7E 

o 

o 

3 (U)  Requirements 


3.1  Security  Standards  and  Regulations 


(U)  Refer  to  |~  ] Statement  of  Work  section  2.3  for  guidance. 

(U)  SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated 
and  implied  requirements  and  ail  personnel  must  adhere  to  and  meet  security  requirements. 
Any  breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 
information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 


3.2  (U)  Contractor  Furnished  Documentation 

(in  PDR  report  fas  described  in  Section  2) 

(U)  CDR  report  (as  described  in  Section  2)  b7E 

(U)  Final  report  of  analysis,  modeling  and  testing  (as  described  in  Section  2) 

(U)  Refer  to|  [Statement  of  Work  section  2.6  for  any 

additional  documentation  not  explicitly  stated  in  this  SOW. 

3.3  (U)  Status  Reporting 


(U)  Refer  to  I Statement  of  Work  Section  3.3  for 

guidance  ' ’ 


3.4  (U)  Formal  Meetings 

(U)  Refer  to  I Istatement  of  Work  Section  3.4  for 

guidance 


3.5  (U)  Government  Furnished  Equipment 

(U)  The  government  does  not  anticipate  the  need  for  any  Government  Furnished 
Equipment  (GFE)  on  this  task.  However,  if  the  purchase  of  equipment  is  required 

UNCLASSIFIED//For  Official  Use  Only/Law  Enforcement  Sensitive 
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UNCLASSlFIED//For  Offlcial  IFse  Only/Law  Enforcement  Sensitive 
the  vendor  shall  obtain  written  authorization  from  the  government  Contracting 
Officer  prior  to  any  individual  purchase  equal  to  or  exceeding  $50,000.00.  The 
Contracting  Officer  may  lower  or  raise  the  $50,000.00  threshold  at  his/her 
discretion.  If  the  CO  and  COTR  approve  such  a purchase  the  item  shall  become 
property  of  the  government,  and  as  such  will  be  maintained  in  accordance  to 
currently  existing  property  accountability  procedures.  The  COTR  will  determine 
final  disposition  of  any  such  items  at  the  end  of  the  period  of  performance  of  this 
task. 


3.6  (U)  Period  of  Performance 

(U)  The  vendor  shall  propose  the  most  efficient  and  cost  effective  schedule  to 
complete  this  requirement  for  government  consideration.  All  deliverables  and 
milestones  are  expected  to  be  proposed  at  their  specified  date  in  the  above 
deliverable  / milestone  schedule  or  otherwise  adjusted  by  the  vendor  and  justified. 
Based  on  the  needs  of  the  government  and  complexity  of  the  requirement,  the 
government  recommends  a period  no  longer  than  12  months.  This  recommended 
period  includes  90  days  to  allow  for  review,  preparation  and  submission  of 
deliverables  and  closeout  activities  by  government  personnel. 


3.7  (U)  Place  of  Performance 

(U)  The  vendor  shall  perform  all  work  under  this  task  at  the  vendor’s  facilities. 
Therefore  the  government  expects  no  travel  charges. 

4 (U)  Contact  Information 


4.1  (U)  Government  Points  of  Contact 


Federal  Bureau  of  Investigation 
Headquarters;  Room  6853 
935  Pennsylvania  Ave.  NW 


b6 
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ALL  IHFORHATIOT  COMTAIHED 

HEPIIN  IS^irarCLASSIFIID 

DAT)  i -12-201  BY  65179  DHH/rs 

U.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 


22  September  2011 


Enclosed  for  you  records  are  conies  of  all  award  documentation  for  engineering  services  required 
under  Subtask  1 of  thd  I Task  Order.  Documentation  includes  a copy  of  SF-30 

Modification  awarding  and  fimding  the  Task  Order  under]  |and  Purchase 


The  SOW,  formerly  identified  as|  [Task  Order  1,  an(^  |Cost  and  Technical  proposals 

are  incorporated  into  the  Contract  tnrougn  tnis  modification. 


Any  questions  concerning  this  matter,  please  forward  to  the  above  address  to  my  attention,  e-mail  to 
I I or  you  may  call  me  at|  | 


Contracting  Officer 

Science  and  Technology  Contracts  Unit 


UNCLASSIFIED//FOUO/LES 

STATEMENT  OF  WORK 


'ALL  IHFORHATIOH  COBITAIHED 

HEREIM  IS  roiCLASSIFIEI) 

DATE  10-12-2012  BY  65179  DHH/IS 


H Program 


Fask  Order  2 

1 SCOPE 

1.1  Task  Overview 

This  Task  Order  requires  that  the  Contractor  provide  enaineerina  services  to  the 
. Operational  Technology  Division’s  (OTD^I  ^ 


"Ithrough  development  and  execution  ofT 


The  FBI  is  the  principal  investigative  arm  of  the  United  States  Department  of 
Justice.  It  is  charged  with  gathering  and  reporting  facts,  locating  witnesses,  and 
obtaining  evidence  in  cases  involving  Federal  jurisdiction.  The  mission  of  the 
FBI's  OTD  is  to  provide  forensic  services  to  the  FBI  and  other  law  enforcement 
agencies  and  to  support  their  ability  to  conduct  lawfully  authorized  electronic 
surveillance.  To  that  end,  the  OTD  is  engaged  in  a number  of  development 
projects  and  activities  that  focus  on  developing  the  forensic,  collection, 
surveillance,  and  tactical  communications  capabilities  required  for  law 
enforcement  to  accomplish  its  objectives.  The  projects  supported  through  the 


The  fopMS  of  thj$  Qygrall  .^ffprt  is  to  provide  the  sQryjgg§  rggyir^d  tcf 


~lto  support  specific  case  reouirements  forT 


] The|  1 shall  be  designed  to  ensure  FBI 


1 effectiveiTf 


J 


The  purpose  of  this  SOW  is  to  describe  the  tasidng  necessary  to  support  the  FBI's 
requirement  tol  [The  task  shall  be  achieved  through 

engineering  support  to  the|  | 


1.2  Deliverables:  Pre-Award  and  Post-Award 


1.2.1  Task  Order  Proposal  Instructions,  Pre-Award 


As  a part  of  the  proposal  for  this  effort,  the  Contractor  shall  provide  the  following 
documents: 

• Project  Management  Plan  (See  Section  2.2) 

UNCLASSIFffiD//FOUO/LES 


UNCLASSIFIED//FOUO/LES 


_ WI^WL^OOirii^L//irWWW/E.UO 

I Documentation  (See  Section  1.3.1(a)) 
tSection  1.3.1(a)  and  1,3.1  (b)) 


1.2.2  Task  Order  Deliverables,  Post-Award 


The  FBI  intends  to  award  the  following  on  a firm  fixed-price  basis: 


|]identified  in 


Section  1.3.1(b)  in  accordance  with  the  requirements  of  Section  1.3.1. 
Monthly  Status  Reporting  (See  Section  2.2)  - to  minimize  administrative 
burdens  and  costs,  this  information  may  be  provided  as  part  of  the  ongoing 
monthly  Contract  reporting  , 


1 .3  Category  of  Efforts 

The  FBI  currently  owns 

investigations.  OTD’^ 


^that  have  been  used  by|  bnd 
lin  support  of  FBI 

]is  also  a user  of  the 


for  similar  usage  but  different  operational  goals  thani 

The  FBI’s  goal  is  to  field  ali  ~ho  thel 


Key  Areas  below  detail  the  FBI’s  needs  that  shall  at 


minimum  be  met.  The  Contractor  is  to  provide  a technical  approach  to  at  s 
minimum  meet  these  needs  and  may  provide  alternative  strategies  for  review. 

1.3.1  Key  Areas 


b3 

b7E 


1.3.1 

b3 
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2.3  Security  Standards  and  Regulations 

Refer  to[  [Statement  of  Work  section  2.3  for  guidance. 

SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated  and 
implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements.  Any 
breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 
information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 


2.4  Contractor  Furnished  Documentation 


Btatement  of  Work  sections  2.6  and  3.2  for 


Project  management  plan  shall  consist  of  the  Contractor’s  proposed  solution  to 
include  the  composition  of  required  project  team,  complete  task  schedule,  and 
total  labor  and  non-labor  costs  for  fully  implementing  the  proposed  solution. 

Status  Reporting 


2.5  Formal  Meetings 


Statement  of  Work  Section  3.3  for  guidance. 


Statement  of  Work  Section  3,4  for  guidance. 


2.6  Government  Points  of  Contact 


FBI  Contracting  Officer’s  Technical  Representative  (COTR) 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 
OLiaj3lim-AZA_22135 


Technical  Point  of  Contact  (TPOC) 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 


UNCLASSIFIED//FOUO/LES 
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1 SCOPE 


1 . 1 Task  Overview 

This  Task  Order  requires  that  the  Contractor  provide  engineering  services  to  the 
Operational  Technology  Division’s  (OTDll  I 

I 


The  FBI  is  the  principal  investigative  arm  of  the  United  States  Department  of 
Justice.  It  is  charged  with  gathering  and  reporting  facts,  locating  witnesses,  and 
obtaining  evidence  in  cases  involving  Federal  jurisdiction.  The  mission  of  the 
FBI's  OTD  is  to  provide  forensic  services  to  the  FBI  and  other  law  enforcement 
agencies  and  to  support  their  ability  to  conduct  lawfully  authorized  electronic 
surveillance.  To  that  end,  the  OTD  is  engaged  in  a number  of  development 
projects  and  activities  that  focus  on  developing  the  forensic,  collection, 
surveillance,  and  tactical  communications  capabilities  required  for  law 
enforcement  to  accomplish  its  objectives.  The  projects  supported  through  the 


The  focus  of  this  overall  effort  is  to  provide  the  engineering  services  required  to 
jl  ItnsimnnrtsnfiQific  case  requirements  fori  Z 

toensurj  lean  effectively!  f 


The  purpose  of  this  SOW  is  to  describe  the  tasking  necessary  to  support  the  FBI's 
requirement  tol  ~lThe  task  shall  be  achieved  through 

engineering  support  to  thel  1 

1.2  Deliverables:  Pre-Award  and  Post-Award 


b3 

b7E 


1.2.1  Task  Order  Proposal  Instructions,  Pre-Award 

As  a part  of  the  proposal  for  this  effort,  the  Contractor  shall  provide  the  following 
documents: 

UNCLASSIFffiD//FOUO/LES 
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• Project  Management  Plan  (See  Section  2.2) 

• ~lDocumentation  (See  Section  1.3.1(a)) 

• ^Section  1.3.1(a)  and  (b)) 

1.2.2  Task  Order  Deliverables,  Post-Award 

The  FBI  intends  to  award  the  following  on  a firm  fixed-price  basis: 

• I [identified  in 

Section  1 .3.1  (b)  in  accordance  with  the  requirements  of  1 .3.1 . 

• Monthly  Status  Reporting  (See  Section  2.2)  - this  information  may  be 
provided  as  part  of  the  ongoing  monthly  Contract  reporting 


1.3  Category  of  Efforts 

The  FBI  currently  ownsf 

I IfoiT 

investigations.  OTD’sl 
I |for  similar  usage  but  c 

The  FBI’s  goal  is  to  field  alll 


1that  have  been  used  by|  [and 
I in  support  of  FBI 

|is  also  a user  of  the 
fferent  operational  goals  thani  I 
Ito  thel  I 


I I The  Key  Areas  below  detail  the  FBI’s  needs  that  shall  at  £ 

minirtium  be  met.  The  Contractor  is  to  provide  a technical  approach  to  at  a 
minimum  meet  these  needs  and  may  provide  alternative  strategies  for  review. 

1.3.1  Key  Areas 


UNCLASSIFffiD//FOUO/LES 


UNCLASSIFIED//FOUO/LES 


b3 
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2 Requirements 


2.1  Security  Standards  and  Regulations 

Refer  to|  Statement  of  Work  section  2.3  for  guidance. 

SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated  and 
implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements.  Any 
breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 
information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 


UNCLASSIFIED//FOUO/LES 
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procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 


FBI  Contracting  Officer’s  Technical  Representative 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 
Quantico,  VA  22135 


UNCLASSIFIED//FOUO/LES 


ALL  lUFOBHATIOl  COITADED 

UNCLASSIFIED//FOUO/LES  ■ here  ill  is  uiiclassified 
STATEMENT  OF  WORK  DATE  10-12-2012  BY  65l79  Dm/cs 


The  FBI  is  the  principal  investigative  arm  of  the  United  States  Department  of 
Justice.  It  is  charged  with  gathering  and  reporting  facts,  locating  witnesses,  and 
obtaining  evidence  in  cases  involving  Federal  jurisdiction.  The  mission  of  the 
FBI's  OTD  is  to  provide  forensic  services  to  the  FBI  and  other  law  enforcement 
agencies  and  to  support  their  ability  to  conduct  lawfully  authorized  electronic 
surveillance.  To  that  end.  the  OTD  is  engaged  in  a number  of  development 
projects  and  activities  that  focus  on  developing  the  forensic,  collection, 

surveillance,  and  tactical  communications  capabilities  required  for  law  

enforcement  to  accomolish  its  obiectives.  The  oroiects  suoDorted  throuoh^ 


The  purpose  of  this  SOW  is  to  describe  the  tasking  necessary  to  support  the  FBI's 
requirement  td  IThe  task  shall  be  achieved  through 

engineering  support  to  th^  1 


1 .2  Deliverables:  Pre-Award  and  Post-Award 

1.2.1  Task  Order  Proposal  Instructions,  Pre-Award 

As  a part  of  the  proposal  for  this  effort,  the  Contractor  shall  provide  the  following 
documents: 

• Project  Management  Plan  (See  Section  2.2) 


UNCLASSIFIED//FOUO/LES 


UNCLASSIFIED//FOUO/LES 

• I documentation  (See  Section  1.3.1(a)) 

• I IfSection  1.3.1(a)  and  (b)) 

°l  I 

1.2.2  Task  Order  Deliverables,  Post-Award 

The  FBI  intends  to  award  the  following  on  a firm  fixed-price  basis; 

• I |identified  in 

Section  1.3.1(b)  in  accordance  with  the  requirements  of  1.3.1 

• Monthly  Status.  Reporting  (See  Section  2.2)  - to  minimize  administrative 
burdens  and  costs,  this  information  may  be  provided  as  part  of  the  ongoing 
monthly  Contract  reporting 

1 .3  Category  of  Efforts 


minimum  be  met.  The  Contractor  is  to  provide  a technical  approach  to  at  a 
minimum  meet  these  needs  and  may  provide  alternative  strategies  for  review. 


1.3.1  Key  Areas 


UNCLASSIFIED//FOUO/LES 


■ 
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z Kequirements 

2.1  Security  Standards  and  Regulations 

Refer  to|  |Statement  of  Work  section  2.3  for  guidance. 

SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated  and 
implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements.  Any 

breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 
information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  Information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 

UNCLASSIFIED//FOUO/LES 
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2.2  Contractor  Furnished  Documentation 


Refer  to|  jstatement  of  Work  sections  2.6  and  3.2  for 

guidance. 


Project  management  plan  shall  consist  of  the  Contractor’s  proposed  solution  to 
include  the  composition  of  required  project  team,  complete  task  schedule,  and 
total  labor  and  non-labor  costs  for  fully  implementing  the  proposed  solution. 

Status  Reporting 

Refer  to|  Statement  of  Work  Section  3.3  for  guidance . 


2.3  Formal  Meetings 


Refer  to  | ['Statement  of  Work  Section  3.4  for  guidance . 


2.4  Government  Points  of  Contact 

FBI  Contracting  Officer’s  Technical  Representative 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 
Quantico.  VA  22135 


I I Technical  Point  of  Contact 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 
Quantico,  VA  22135 


b3 
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Group  1 

Est  Time 

Contract  Type 

1 Est  Price  1 

1 week 

fixed  price. 

$ 

3 weeks  ! 

fixed  price 

$ 

1 week 

fixed  price 

$ 

1 month 

cost  plus 

$ 

? ’ i 

cost  plus 

$ 

2 weeks 

cost  plus 

$ 

? . 1 

? 

$ 

1 week 

fixed  price 

$ 

TOTAL  $ 

The  FBI  is  the  principal  investigative  arm  of  the  United  States  Department  of 
Justice.  It  is  charged  with  gathering  and  reporting  facts,  locating  witnesses,  and 
obtaining  evidence  in  cases  involving  Federal  jurisdiction.  The  mission  of  the 
FBI's  OTD  is  to  provide  forensic  services  to  the  FBI  and  other  law  enforcement 
agencies  and  to  support  their  ability  to  conduct  lawfully  authorized  electronic 
surveillance.  To  that  end,  the  OTD  is  engaged  in  a number  of  development 
projects  and  activities  that  focus  on  developing  the  forensic,  collection. 


surveillance,  and  tactical  communications  capabilities  required  for  law 


The  purpose  of  this  SOW  is  to  describe  the  tasking  necessary  to  support  the  FBI's 
requirement  tol  ~l  The  task  shall  be  achieved  through 

engineering  support  to  thel  I 


1.2  Deliverables:  Pre-Award  and  Post-Award 

1.2.1  Task  Order  Proposal  Instructions,  Pre-Award 

As  a part  of  the  proposal  for  this  effort,  the  Contractor  shall  provide  the  following 
documents: 


UNCLASSIFIEDOTOUO/LES 
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• Project  Management  Plan  (See  Section  2.2) 

• I ~|  Documentation  (See  Section  1 .3.1(a)) 

• I [(Section  1.3.1(a)  and  (b)) 


UNCLASSIFIED//FOUO/LES 


2 Requirements 


2.1  Security  Standards  and  Regulations 

Refer  t(j  [Statement  of  Work  section  2.3  for  guidance. 

SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated  and, 
implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements.  Any 
breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 
information  must  be  approved  In  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  Information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 


UNCLASSIFIED//FOUO/LES 


UNCLASSIFIED//FOUO/LES 

2.2  Contractor  Furnished  Documentation 


statement  of  Work  sections  2.6  and  3.2  for 


Project  management  plan  shall  consist  of  the  Contractor’s  proposed  solution  to 
include  the  composition  of  required  project  team,  complete  task  schedule,  and 
total  labor  and  non^labor  costs  for  fully  implementing  the  proposed  solution. 

Status  Reporting 


Refer  t 


Statement  of  Work  Section  3.3  for  guidance. 


2.3  Formal  Meetings 


Statement  of  Work  Section  3.4  for  guidance. 


2.4  Government  Points  of  Contact 


FBI  Contracting  Officer’s  Technical  Representative 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 


Federal  Bureau  of  Investigation 
Engineering  Research  Facility 
Building  27958A 
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Statement  of  Work 
Task  Order  1 


DATE:  10-^12-2012 
CtASSIFIED  BY  65179  DI-IH/es 
PEASIY:  1 4 (c,  g) 
DECLA33IF/  OK:  10-12-2037 


ALL  IHFOHHATIOW  COHTAIHED 
HEEIIH  IS  UKCLA33IFIED  EXCEPT 
WUPE  SHOra  OTHEPWISE 


Federal  Bureau  of  Investigation 


CEL  L/OT ID 


o2ZO:z:4^ 


^/NOFORN/20370120 


^E*lfiE3mOFt)RN/20370120 

STATEMENT  OF  WORK 


Task  Order  1 


[U)  1 .0  (JS(//NF)  INTRODUCTION 


(U) 

1.1  (^//NF)  Project  Description  and  Background 

bl 

b3 

(S); 

(U)  The  structure  of  this  statement  of  work  consists  of  the  following:  Section  1 provides 
a broad  project  description  and  background  of  the  task  requirements;  Section  2 details 

'||®Kgf//NOFORN/20370120 

CELL/OtD  022025 


^^^3eS^//NOFORN/20370120 


the  specific  system  requirements,  key  technology  areas,  concept  of  operations,  and 
technical  approach;  Section  3 lists  and  describes  the  tasks  to  be  accomplished;  Section 
4 lists  the  deliverables,  and  Section  5 lists  the  customer  representatives,  roles  and 
contact  information. 

2.0  Scope  T 


(U)  Within  this  statement  of  work,  all  references  to  a 


]are  defined  as  a product  that  is^ 


“system”  or  “equipment”  or 


2.1  Task  Overview 


(3)x 

: ........ ^ ^ 

^TTTnjnvmg^ystem  Kequirements 

b7E 

2.1. 1.1 

(S) 

2.1. 1.2 

2.1. 1.3 

2114 

2.1. 1.5 

2.1. 1.6 

X 

2.1 .1.7 

X 

2.1.1.8 

X 

2.1.1.9 
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2.1.2  Key  Technology  Area 


(S) 

fci 

b3 

2.1. 2.2 

b7E 

(U)  2.2 

^/NF)  Concept  of  Operations 

(U)  The  concept  of  operations,  key  assumptions,  technical  discussion  points, 
challenges  and  conceptions  for  each  of  the  following  I Ishall  be 

presented  here  for  information  purpose  and  discussion  to  aid  in  the  development  effort: 


(S) 

b7E 
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3.0  (U)  Task  Descriptions 

)^//NF)  This  section  describes  the  tasks  to  be  completed.  It  is  divided  into  five  major 
areas: 

(a)  General  Project  Tasks  - General  project  tasks  include  a kickoff  meeting  to 
be  conducted  at  the  customer’s  facility.,  a general  project  status  review 
conducted  at  the  midpoint  of  the  project,  and  a monthly  or  bi-monthly  at  the 
customer’s  discretion  status  reports  identifying  current  task  status,  risks, 
mitigations,  percent  complete,  expected  date  of  completion,  and  actual  date 

of  completion. 

(b1  I Platform  - Addition  off 


(c) 


(e)  Demonstration  - Conduct  a dftmnn.stratinn  of  a wnrkinn  .sv.sffim  at  the 
customer  facility  to  include  al ^ 


b„3 

b7E 
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4.0  (U)  Deliverables 

(U)  This  section  describes  the  deliverable  items  from  the  task  order. 

• (U)  Monthly  or  Bi-Monthly  Status  Report  (at  customer  discretion) 

• (U)  Monthly  or  Bi-Monthly  Program  Review  (at  customer  discretion) 

• (U)  Technical  Proposal 

• (U)  System  Testing  Plan 

' wi  I 

• (U)  System  Demonstration  at  customer  facility 

• (U)  Final  Technical  Summary  Report 

4.1  Security  Standards  and  Regulations 

(U)  SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all 
stated  and  implied  requirements  and  all  personnel  must  adhere  to  and  meet  security 
requirements.  Any  breech  of  security  will  result  in  immediate  termination  of  the  program 
and  possible  repercussions,  both  contractual  and  criminal.  All  dissemination  of  the 
program  and  contract  information  must  be  approved  in  writing  by  the  COTR,  to  include, 
but  not  limited  to,  partners,  technical  and  contract  information  and  personnel.  The 
contractor  shall  set  up  procedures  to  insulate  the  program  procurement  or  parts  and 
protection  of  program  information  as  agreed  upon  by  the  COTR. 

5.0  Customer  Representative 


k Contracting  Officer 


The  following  Bureau  personnel  may  be  contacted  in  performance  of  this  work,  but  are 
not  authorized  to  negotiate  contractual  issues: 


Programmatic  and  Technical  Personnel 


■ Project  Manager/COTR 

Program  Manager/Unit  Chief 
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(U)  The  structure  of  this  statement  of  work  consists  of  the  following:  Section  1 provides 
a broad  project  description  and  background  of  the  task  requirements;  Section  2 details 
the  specific  system  requirements,  key  technology  areas,  concept  of  operations,  and 
technical  approach;  Section  3 lists  and  describes  the  tasks  to  be  accomplished;  Section 
4 lists  the  deliverables,  and  Section  5 lists  the  customer  representatives,  roles  and 
contact  information. 

(U)  2.0  ^/NF)  Scope 


(U)  Within  this  statement  of  work,  all  references  to  a “system”  or  “equipment”  or 
I lare  defined  as  a product  that  is| 


2.1  Task  Overview 


(S) 

2.1.1  Driving  System  Requirements 


2.1.1.1 

(S) 

2.1.1 .2 

2.1.1.3 

bl 

b3 

2 114 

b7E 

2.1.1.5 

2.1.1.6 

X 

2.1.1.7 

X _ 

2.1. 1.8 

X 
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2.1.2  Key  Technology  Area 


2.1.2.1 

(S) 

2. 1.2.2 

(UJ  2.2  ^/NF)  Concept  of  Operations 

(U)  The  concept  of  operations,  key  assumptions,  technical  discussion  points, 
challenges  and  conceptions  for  each  of  the  followingr  [shall  be 

presented  here  for  information  purpose  and  discussion  to  aid  in  the  development  effort: 


bl 

b3 

b7E 


(S) 

b3 . 

b7E 
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3.0  (U)  task  Descriptions 

(U)  ^/NF)  This  section  describes  the  tasks  to  be  completed.  It  is  divided  into  five  major 
areas: 


(a)  General  Project  Tasks  - General  project  tasks  include  a kickoff  meeting  to 
be  conducted  at  the  customer’s  facility,  a general  project  status  review 

conducted  at  the  midpoint  of  the  project,  and  a monthly  or  bi-monthly  at.  the 
customer’s  discretion  status  reports  identifying  current  task  status,  risks, 

mitigations,  percent  complete,  expected  date  of  completion,  and  actual  date 

(b) 

1 Platform  - Addition  of| 

(G) 

bS 

(d) 

b7E 

(e)  Demonstration  - Conduct  a demonstration  of  a working  system  at  the 
customer  facility  to  include  a mi^ure  of|  | 
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4.0  (U)  Deliverables 

(U)  This  section  describes  the  deliverable  items  from  the  task  order. 

• (U)  Monthly  or  Bi-Monthly  Status  Report  (at  customer  discretion) 

• (U)  Monthly  or  Bi-Monthly  Program  Review  (at  customer  discretion) 

• (U)  Technical  Proposal 

• (U)  System  Testing  Plan 

• (U)l 

• (U)  System  Demonstration  at  customer  facility 

• (U)  Final  Technical  Summary  Report 


4.1  Security  Standards  and  Regulations 

(U)  SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all 
stated  and  implied  requirements  and  ail  personnel  must  adhere  to  and  meet  security 
requirements.  Any  breech  of  security  will  result  in  immediate  termination  of  the  program 
and  possible  repercussions,  both  contractual  and  criminal.  All  dissemination  of  the 
program  and  contract  information  must  be  approved  in  writing  by  the  COTR,  to  include, 
but  not  limited  to,  partners,  technical  and  contract  information  and  personnel.  The 
contractor  shall  set  up  procedures  to  insulate  the  program  procurement  or  parts  and 
protection  of  program  information  as  agreed  upon  by  the  COTR. 

5.0  Customer  Representative 

I-  Contracting  Officer 


The  following  Bureau  personnel  may  be  contacted  in  performance  of  this  work,  but  are 
not  authorized  to  negotiate  contractual  issues: 


Programmatic  and  Technical  Personnel 


a) 

b) 


- Project  Manager/COTR 
Program  Managef/Unit  Chief 
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STATEMENT  OF  WORK 

Contract 

Task  Order  4 


1.0  (U)  INTRODUCTION 

The  purpose  of  this  document  is  to  provide  the  vendor  with  a statement  of  work  that 
^ describes  the  reaui|^ements  for  the  development  of  an|  | 

I The  following  shall  provide  an  overall  Description  and  requirements 

of  the  task  set  forth  in  this  Statement  of  Work. 


(U)  1.1  Project  Description  and  Background 
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(S) 


(U)  The  structure  of  this  statement  of  work  consists  of  the  following:  Section  1 provides 
a broad  project  description  and  background  of  the  task  requirements;  Section  2 details 
the  specific  system  requirements,  key  technology  areas,  concept  of  operations,  and 
technical  approach;  Section  3 lists  and  describes  the  tasks  to  be  accomplished;  Section 
4 lists  the  deliverables,  and  Section  5 lists  the  customer  representatives,  roles  and 
contact  information. 

(U)  2.0  M/NF)  Scope 

(U)  Within  this  statement  of  work,  all  references  to  a “system”  or  “equipment”  or 
I ~| are  defined  as  a product  that  isl  I 


2.1  Task  Overview 


i s ) 

2.1.1  Driving  System  Requirements 


(S) 

X 

b3 

b7E 

2.1. 1.2 
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2.1.1.6 

2.1.1.7 


2.1.1.8 
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2.1.1.11  X 
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2.1.2  Key  Technology  Area 
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2.1. 2.2  X 
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2.1. 2.5  X 
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2.1. 2.7 
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2.1.3  Operating  Requirements 


2 13  1 

2.1 .3,2 

0 •i  ^ 

2.1 .3.4 

2.1 .3.5  (U)  The  system  shall  be  logically| 

2.1.4  (S(//NF)  System  Capabilities 


<SJ 


(U)  2.2  ^//NF)  Concept  of  Operations 

(U)  The  concept  of  operations  and  technical  approach  for  each  integral  function  shall  be 
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2.2.1.8 

2.2.1. 9 The  system  performs  the  following  general  sequence  of  operations: 


2.2.1 .9.1 
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2.2.1. 9.3 

X 

2.2.1. 9.4 
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2.2. 3.1 1 (U)  The  system  performs  the  following  general  sequence  of  operations 


§j6lfe/NOFORN/20360225 

3.0  (U)  Task  Descriptions 

^//NF)  This  section  describes  the  tasks  to  be  completed.  It  is  divided  into  five  major 
areas: 


(a)  General  Project  Tasks  - General  project  tasks  include  a kickoff  meeting  to 
be  conducted  at  the  customer’s  facility,  a general  project  status  review 

conducted  at  the  midpoint  of  the  project,  and  a monthly  or  bi-monthly  at  the 
customer’s  discretion  status  reports  identifying  current  task  status,  risks, 

mitigations,  percent  complete,  expected  date  of  completion,  and  actual  date 

(b) 

(c) 

b3  - 

b7E 

(d) 

(e)  Demonstration  - Conduct  a demonstration  of  a working  system  at  the 
customer  facility  to  include  a I 
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•3EfiB83’//NOFORN/20360225 

15 


3S«S^T//NOFORN/20360225 


4.0  (U)  Deliverables 

(U)  This  section  describes  the  deliverable  items  from  the  task  order. 


(U)  Monthly  Status  Report 

(U)  Monthly  Program  Review 

(U)  System  Power  Requirements  for| 

(U)  System  Testing  Plan 

(U)l 

(U)  System  Demonstration  at  customer  facility 
(U)  Pictorial  system  connection  diagram 
(U)  Final  Technical  Summary  Report 


4.1  Security  Standards  and  Regulations 

(U)  SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all 
stated  and  implied  requirements  and  all  personnel  must  adhere  to  and  meet  security 
requirements.  Any  breech  of  security  will  result  in  immediate  termination  of  the  program 
and  possible  repercussions,  both  contractual  and  criminal.  All  dissemination  of  the 
program  and  contract  information  must  be  approved  in  writing  by  the  COTR,  to  include, 
but  not  limited  to,  partners,  technical  and  contract  information  and  personnel.  The 
contractor  shall  set  up  procedures  to  insulate  the  program  procurement  or  parts  and 
protection  of  program  information  as  agreed  upon  by  the  COTR. 


5.0  Customer  Representative 


Contracting  Officer 


The  following  Bureau  personnel  may  be  contacted  in  performance  of  this  work,  but  are 
not  authorized  to  negotiate  contractual  issues: 

be 

Programmatic  and  Technical  Personnel 


a) 

- Project  Manager/COTR 

b) 

Program  Manager/Unit  Chief 
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